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Message Text 

UNCLASSIFIED 

PAGE 01 JAKART 09559 170949Z 
ACTION EA- 12 

INFO OCT-01 ISO-OO EB-08 TRSE-00 /021 W 

056243 171916Z/44 

R 170702Z JUL78 
FM AMEMBASSY JAKARTA 
TO USDOC WASHDC 
AMEMBASSY SINGAPORE 
INFO SECSTATE WASHDC 191 
/AMEMBASSY MANILA 9041 
AMCONSUL SURABAYA 

UNCLAS JAKARTA 9559 

MANILA FOR: US/ADB REPRESENTATIVE 

EO 11652: NA 
TAGS: BTIO ID 

SUB J : FOREIGN GOVERNMENT TENDER-MANINJAU HYDRO ELECTRIC PROJECT IN 
W. SUMATRA 

1. 560/01/T052 
2. 071778 

3. ROSOENOTO 

4. 560 INDONESIA 

5. N - PERUSAHAAN UMUM LISTRIK NEGARA (GOVERNMENT OWNED ELECTRIC 
UTILITY) 

6. A. WRITE TO - 

B. DIRECTOR OF PLANNING 

C. PERUSAHAAN UMUM LISTRIK NEGARA, JALAN TRUNOJOYO BLOK M 1/135, 

KEBAYORAN BARU, JAKARTA SELATAN, INDONESIA. 

7. - 

8. 111578 10:00 A.M. 

9.201 

10. JAKARTA DAILY "THE INDONESIA TIMES" RECENTLY CARRIED ANNOUN- 
CEMENT THAT PLN (GOVERNMENT OWNED ELECTRIC UTILITY), AGENCY OF 
GOI MINISTRY OF MINES AND ENERGY, INVITES SEALED BIDS COVERING 
UNCLASSIFIED 
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DESIGN, MANUFACTURE, SUPPLY AND ERECTION OF THE GENERATING EQUIP 
MENT AND HYDRO MECHANICAL EQUIPMENT AND THE DESIGN, MANUFACTURE, 

SUPPLY AND SUPERVISION ON ERECTION OF THE TRANSMISSION LINE 
MATERIALS, SUBSTATION AND POWER LINE CARRIER FOR MANINJAU HYDRO 
ELECTRIC PRJECT WHICH WILL BE FINANCED FROM THE PROCEEDS OF 
ADB LOAN NO. 260 INO. THE PROJECT SITE IS LOCATED AT THE OUTLET 
OF MANINJAU LAKE, 125 KM NORT OF PADANG, WEST SUMATRA. 
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11. BIDDING DOCUMENT CONSIST OF: 

I. GENERATING EQUIPMENT 

LOT 1: THREE HYDRAULIC TURBINES AND ONE (OPTION) UNIT OF 

17.500 KW WITH IT'S ANCILARRY EQUIPMENT. 

LOT 2 : THREE A.C. GENERATORS AND ONE (OPTION) UNIT OF 21,500 

KVA, INDOOR, SWITCHGEAR AND CONTROL EQUIPMENT WITH IT'S 
ANCILLARY EQUIPMENT. 

LOT 3 : THREE 150 KV MAIN TRANSFORMER AND ONE (OPTION) UNIT OF 

21.500 KVA, STATION SERVICE TRANSFORMER, 150 KV AND 20 
KV SWITCHGEAR, OIL HANDLING EQUIPMENT AND OIL TANKS. 

II. HYDRO MECHANICAL EQUIPMENT 

TWO WEIR STOPLOGS, TWO INTAKE TRASH RACKS, ONE TRASH RACK 
CLEANING MACHINE, ONE INTAKE SERVICE GATE, LAKE LEVEL MEASURING 
EQUIPMENT, INSPECTION CARRIAGE FOR PENSTOCK, STELE LINING 
SECTION FOR THE UNDERGROUND PENSTOCK AND DRAFT TUBE STOPLOGS. 

III. TRANSMISSION LINE MATERIALS, SUBSTATION AND POWER LINE CARRIER. 
LOTI: TRANSMISSION LINE MATERIALS 

150 KV TRANSMISSION LINE, APPROX. 95 KM, 20 KV SU- 
TRANSMISSION AND DISTRIBUTION LINES, APPROX. 25 KM. 

LOT 2 : SUBSTATION EQUIPMENT 

2 X 30 MVA (150/20 KV), 2 X 20 MVA (150/20 KV) AND 
2 X 20 MVA (20/6 KV) TRANSFORMERS, SWITCHGEAR AND 
CONTROL EQUIPMENT AND POWER LINE CARRIER TELEPHONE 
EQUIPMENT. 

12. U.S. IS LISTED IN TENDER DOCUMENTS AS ELGIBLE SUPPLIER. 

BEGINNING 073178 COMPLETE OR PARTIAL SETS OF BIDDING DOCUMENT 
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MAY BE EXAMINED AND OBTAINED AGAINST PAYMENT OF RUPIAH 75,000 
(APPROX. $180.72) PER SET (NONE-REFUNDABLE) FOR GENERATING 
EQUIPMENT (LOT 1. 2 & 3), RUPIAH 60,000 (APPROX. $144.58) FOR 
HYDRO MECHANICAL EQUIPMENT AND RUPIAH 45,000 (APPROX. $108.43) 

FOR TRANSMISSION LINE MATERIALS, ETC. FROM ADDRESS LISTED ITEM SIX 
B&C ABOVE. WHEN EMBASSY RECEIVES TENDER DOCUMENT WILL FORWARD 
TO COMMERCE. 

GARDNER 


UNCLASSIFIED 


NNN 
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